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1* Aircraft #122 (equipped ndth 4JS3 eagtae®) Bade flight #5# 5 
Bareli* for a duration. ®f fifty**!* admit#®* Th« purpose of the flight 
waa to extend the aircraft flight anrelops and to obtain additional, 
lateral directional stability data*. IftmlSMxmxy reports indicate that 
a speed of Bach 2*35 aad an altitude in. areas* of £2*000 foot were 
attained* ttela Is tbs M^wst altitude and speed liras far ackiacsd in 
flight test. During the flight m ialat-dwst airflow instability was 
encountered abara the Mh 1*4 region after iha bypass doors mm pat 
on autosstlc* is not a* unusual prcblew at this exploratory atagp 

of flight test* Sobs cockpit overheating also occurred during this 
flight* lbs left aids gearbox Is being replaced in tMs aircraft after 
pseliMinazy psetfligfrt checks reportedly rerealod an aircraft fuel pusip 
leakage salfti&etiou* The next flight of Aircraft Ml taniatlrsly is 
acbsdalad for 0 l%roh* 

2* Mrerafb M (trainer with J?5 osginse) ««Aa flights and 
5 larsfe* cash for a duration of <a» hour and thirty sdnuiasi 

a* flight $$* a faadlliurjsatl on flight for Agency pllcta, 
was regarded as routine induting sorrel drag chut® dsployswnt 
during tbs landing ran* Ths pilot* eof*s>eat*d favorably about 
the reduction of glare 4m to the vmm of slar© Shields and anti- 
r»fl«atls» blank paint is the aedkg&t* 

hm Flight a refaadliariiatton training flight for two 
Agency pilots * i&s cuooeaa fully aocoapliahed and rags.r4«4 as 
routine. !>rag chats dsploysent va® slew upon landing* 
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